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SUBJECT: RECONFIGURATION OF CHANCERY 7TH AND 9TH FLOORS 

1. POST HAS BEGUN ORDERING OE MATERIAL/SUPPLIES REQUIRED EOR 
SPECIAL SECURITY CONSTRUCTION OF THE CHANCERY (PHASES TWO AND 
THREE). IT IS ANTICIPATED THAT SUCH MATERIAL WILL BE AT POST 
WITHIN 3-6 WEEKS. EOR PLANNING PURPOSES, REQUEST THAT TWO 
STEEL WORKERS BE PROCESSED EOR VISAS AND TENTATIVELY SCHEDULED 
EOR ARRIVAL MOSCOW LATE EEB 1975 (IT IS EXPECTED THAT STEEL 
WORKER TDY LENINGRAD WILL EINISH THAT PROJECT MID TO LATE EEB). 

2. IE THERE IS SUEEICIENT HOUSING TO ACCOMMODATE ADDITIONAL 
STEEL WORKERS, CPOIC MORROW WOULD PREEER TO KEEP PULL TEAM HERE 
PLUS THE TWO STEEL WORKERS. IF ADDITIONAL HOUSING NOT AVAILABLE, 
HE WILL RECOMMEND ROTATION OP TWO MEMBERS SPECIAL PROJECT TEAM 
TO ALLOW ACCOMMODATION OF TWO STEEL WORKERS. HOUSING SITUATION 
VIS-A-VIS ADDITIONAL TDY SEABEES WILL NOT BE KNOWN EOR SEVERAL 
WEEKS. 
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